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FIG. 16 

WORK ACCESS PRIVILEGE DEFINITION TABLE 1412 
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FIG. 17 

DOCUMENT ACCESS PRIVILEGE TABLE 1413 
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FIG. 18 

LOW LEVEL PROJECT CREATION SCREEN EXAMPLE 
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FIG. 19 

PROJECT INFORMATION DISPLAY SCREEN EXAMPLE 
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FIG. 21 

DISPLAY PROJECT DETERMINING UNIT 1423 
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FIG. 22 



WBS COMPOSING UNIT 1424 
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